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NO. S-75-12- 


-H 




SPECIAL ORDINANCE NO. S- 


AN ORDINANCE approving Change Order No. 2 in 
connection with Resolution 5690-1975, Scottsville 
Addition NPI 

BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF FORT 
WAYNE, INDIANA: 

SECTION 1. That Change Order No. 2 to Hipskind Asphalt Corporation 
in connection with Resolution 5690-1975, Scottsville Addition NPI, in the amount of 
$4,200.00, as set out in the specifications, is hereby in all things ratified, confirmed 
and approved. 

SECTION 2. This Ordinance shall be in full force and effect from and 
after its passage and approval by the Mayor. 



Councilman 


APPROVED AS TO FORM 














Read the first time in full and rin motion by_ 


seconded by 




and duly adopted^- read the second time by title and referred 
to the Committee on (a n d-4ha_JC4iy_£Xa n 


CormTTlTlWTof^icommindation) and Public Hearing to _ bi~^eT3TTteF - dTO”leqal notice, 
at the Co urTci 1 C^hambers, City-County Bui 1 ding, 'Fort WaynlsTiT^^ , 

the— 


O'C^H^tWttEtS.T. 

Date: y ST 



7 TCFRK~ 

Read the third time in full and on motion by__ 
seconded by —— and duly adopted, placed on its passage. 
Passed 0£sr by the following vote: 


TOTAL VOTES 

AYES 

il 

NAYS ABSTAINED 

ra ra 

BURNS 

2C _ _ 

HINGA 

X 



MOSES 

K — - 

NUCKOLS 

.'X _ 

SCHMIDT, D. , 

SCHMIDT, V. 

21 


ABSENT 

□ 


TO-WIT 


STIER 
TALARI CO 


DATE: 


/X ^S zZ£. 






XITYCLERK 

Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, 
as ) (Special) (Appr©pt+rt4en) Ordinance 

(RestrhnttTJTT) No. yy o n the csl 3^^ d ay of k ' , 197 -i"~ 

(SEAL) 



"HWTding officer 

Presented bv me tp„ the Mayor of the City of Fort Wa.vne, Indiana, ■ on tha ^ 6 • 


day of A cl 


197 ^ » at the hour of ° 1 cl ock 


* _ M . 9 -EvS;F: 

CITY CLERK 

Approved and signed by me this d ay of , 197 ^ , 


at the hour of 


o'clock A H » ,E.S.T 
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Bill No. 


S-75-12-24 


REPORT OF THE COMMITTEE ON PUBLIC WORKS 

We s your Committee on PUBLIC WORKS _ to whom was referred an Ordinance 

approving Change Order No. 2 in connection with Resolution 5890-1975, 


Scottsville Addition NPI 


have had said Ordinance under consideration and beg leave to report back to the Common 


Council that said Ordinance 


EDo 


Winfield C. Moses, Jr, - Chairman 


Samuel J. Talarico 


William T. Hinera 


Nuekols 


. Donald J . Schmidt 



: iateh| 


CONCURRED IN 


.CHARLES W. WESTERMAN, CITY CLERK 

































CHANGE ORDER 


Change Order No. 2 _ 

Project No. 10237 _ 

Name of Project Scottsville Addition N.P.I 


/// i 

Resolution No. 5690-1975 
Board Order No. 113-73 
Date 11/10/75 


To: Hipskind Asphalt Corporation 

(Contractor) 


Gentlemen: 

You are hereby requested to comply with the following changes from the contract plans and 
specifications: 


Item 

No. 

Quantity 

Description of Change 

Unit Price 

Change in Contract Price 

Material 

Decrease 

Increase 

1 

200 L.F. 

Ductile Iron Pipe, 8" 

18.00 


$3,600.00 

2 

50 L.F. 

CMP, 12" | 

1 12.00 


600.00 









1 

j 






1 

{ 




Total Decrease 

Total Increase 

Net -fEte-CTe-a-se-) (increase) Contract Price 




4,200.00 


4,200.00 


The sum of $4,200.QQ __ is hereby (added to) -{4 e &ue4>ed—f-r-em) the total contract 

price, and the final contract price shall be adjusted as follows: 


$ 133.106.30 


Original Contract Price 
Current Contract Price Adjusted by Previous Change Order $ 157,996.30 
New Contract Price Including this Change Order $ 162,196.30 


A he time ’ provided for completion in the contract for this project is (unchanged) (-i-ner-e*s©d) 
-(d-e-ei-e-a-sed-) by 0 calendar days due to this Change Order. The date for completion 

of all work shall be __ . Furthermore, this document shall become an 

amendment to the contract and all provisions of the contract shall apply hereto. 

Recommended by: /f, . (ChiexE^fer Engineer) Date // /r 

_ (Contractor) Date 



(City Engineer) Date 


Attested by: 


J 7^' 


(Owner) Date 





Date . 


/ ~ 
























































Change Order No. _ 2 

Resolution No. 5690-1975 

Board Order No. 113-73 


• REQUEST AND JUSTIFICATION FOR CHANGE 


1. Necessity for changes Item No. 1 was needed to replace existing sanitary main. This 
was done at the request of Water Pollution Control Engineering. Item No. 2 was used 

7 . ' ... 

at the intersection of North Cedar Crest Circle and Kyle Road to-drain water across 

this intersection. 


2. Will proposed change alter size of the project? Yes ~ No 

If yes, explains • ___ ■ -_ 


3. Affect on .operation and maintenance cost of this projecls None. 




Engineer 


































DIGEST SHEET 


. ^ c /' 


TITLE OF ORDINANCE Special Ordinance __ 

DEPARTMENT REQUESTING ORDINANCE _ Board of Public Works 

SYNOPSIS OF ORDINANCE Covers Change Order #2 from Hipskind Asphalt Corporation 
in amount of $4,200.00 for Resolution 5690-1975, Scottsville. Addition NPI. 

Item No. 1 was needed to replace existing sanitary main. This was done at the 
request of Water Pollution Control Engineering. Item No, 2 was used at the 
intersection of North Cedar Crest Circle and Kyle Road to drain water across 

this intersection. 

SEE CHANGE ORDER ATTACHED 


EFFECT OF PASSAGE Upgrading necessary for improvement project 


EFFECT OF NON-PASSAGE Inadequate sanitary main and storm drainage 


MONEY INVOLVED (Direct Costs, Expenditures, Savings) $4,200.00 


ASSIGNED TO COMMITTEE 































